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PARACHUTE EVALUATION - 35-foot Canopy 


‘NATURE OF PROPOSAL ¢ 


See Page 2 


# 


REASON FOR PROPOSAL : 


. 


To provide Parachute with larger Canopy 
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The parachute pack assembly will be aeesurated and compatible with the - 


9350 seat _ assembly and the Quis seat packe : 


Three Q) canopies will be supplied aid also a minimum of eight (8) 
_ complete parachute assemblies will be packed for test and evaluation as 
follows: 


1. Pack and Harness 


The basic "HALO" pack and harness shall be used with horizontal back 
stiffeners. Special rocket jet fittings are included. 


2e Quarter bag 
The 35~foot quarter ue shall be used. 


3. Pilot parachute | er 
oe ko-tneh palot renee with bridle shall be used. 


ety b too cushion back h ped shall be used. | 
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igh 7 8). vrarashute assenblies hall use a  36-f00t canopy less ea 
s2520g6 vent area, Color to be. “Taternational a and Waites . ag 8 es 
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“One ta) 36itoot os canopy with 2.25 
‘pilot parachute, bridle and risers with p Oapowel eating. ai 
pihextile f°) abe natural score pre . 


pa denten and caring: re 
Qe Whirl Tower Teste ~ Will be conduéted per customer requirenents. 


3. 7 Flight Tests - - Tt is recommended that this program, aside from tests 
above, shall be mutually discussed and resolved between ee 
pereoumates . 
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